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DEPARTMENT  op  public  works,  office  of  the  board,  city  hall,  ROOM  110.  2 

Fort  Wayne,  Ind. , Fe  b.  2,1911 


DECLARATORY  RESOLUTION  NO.  207-1911- 


For  trie  relocation  of  tiie  southern  terminus  of  North  Harrison 
Street  and  the  vacation  of  that  portions  of  First  Street  and  North 
Harrison  Street  made  necessary  by  the  said  relocation. 

Resolved  by  the  Board  of  public  Works  of  the  City  of  Fort  Wayne, 
Indiana,  that  it  is  desired  and  deemed  necessary  to  relocate  the  southern 
terminus  of  North  Harrison  Street,  said  relocation  to  be  made  by  con- 
demning and  appropriating  for  street  purposes  all  that  portion  of  lots 
numbered  69  and  70  North  Side  addition  lying  within  the  boundaries  of 
a line  that  is  produced  from  the  southwest  corner  of  Lot  No.  70  North 
Side  addition  to  the  northeast  corner  of  Lot  Ho.  69  north  Side  addition 
and  a line  that  is  fifty  (50)  feet  distance , from  and  parallel  thereto. 

Also  for  the  vacation  of  all  that  portion  of  First  Street  lying 
east  of  a line  that  is  fifty  ( 50  ) feet  distance  from  and  parallel  to  a 
line  drawn  from  the  southwest  corner  of  Lot  Number  70  North  Side 
addition  to  the  northeast  corner  of  Lot  Number  69  North  Side  addition 
produced  southwest  to  the  south  line  of  First  Street. 

Also  for  the  vacation  of  that  portion  of  North  Harrison  Street 
lying  between  the  north  line  of  First  Street  and  a line  that  is 
fifty  (50)  feet  distance  from  and  parallel  to  a line  drawn  from  the 
southwest  corner  of  Lot  Number 70  NorthSide  addition  to  the  north  east 
corner  of  Lot  dumber  69  North  Side  addition  produced  northeast  to  the 
east  line  of  North  Harrison  Street. 

All  as  shovra  by  a plan  of  such  proposed  relocation  of  a portion 
of  the  south  end  of  North  Harrison  street,  and  of  the  vacation  of  a por- 
tion of  First  Street  and  North  Harrison  Street  ail/  as  above  described 
now  on  file  in  the  office  of  the  Department  of  public  Works  of  said  city. 

The  property  which  may  be  injuriously  or  beneficially  affected  by 
the  relocation  of  a portion  of  North  Harrison  Street  and  the  vacation 
of  a portion  of  First  3treet  and  North  Harrison  Street,  all  as  above 
described  is  described  as  Lots  Numbered  6g-69~70  and  206  North  Side 
Addition  and  the  right  of  way  of  the  Lake  Shore  and  Michigan  Southern 
Eailway  Company  abutting  on  First  Street  and  North  Harrison  Street. 

All  of  said  streets  and  lots  and  lands  affected  by  the  relocation 
of  a portion  of  North  Harrison  Street  and  the  vacation  of  a portion  of 
First  Street  and  North  Harrison  3treet  being  situated  in  the  south  part 
of  Lot  No.  7 Wells  Reserve  Township  30,  North  Range  12  East  in  the 
City  of  Fort  Wayne,  County  of  Allen  and  State  of  Indiana. 

The  above  mentioned  relocation  and  vacation  are  subject  to  the 
following  conditions,  that  all  water  mains,  gas  mains,  sewers,  man-holes, 
telephone  poles  and  wires,  electric  light  poles  and  wires  to  be  removed 
from  that  portion  of  the  vacated  street  and  relaid  and  reconstructed 

upon  that  portion  of  the  street  as  relocated,  also  the  construction 

of  a cement  sidewalk  on  the  west  side  of  the  relocated  street,  also  to 

cause  the  roadway  of  the  relocated  street  to  be  placed  in  a3  good  a 

condition  a3  the  present  roadway  of  that  portion  of  the  vacated  streets, 
all  of  the  above  changes  to  be  made  and  the  necessary  labor  and  material 
to  be  furnished  and  paid  for  by  the  Lake  Shore  and  Michigan  Southern 
Railway  Company  and  to  the  satisfaction  of  the  Board  of  public  Works. 

Adopted  this  2nd  day  of  February,  1911. 


Attest: 


Cl erk . 


PIP  /V  Of  T/Vf 

/?/ri  o cp  t/o/v  Of  Tff  sot/rs/f/vp  of/vo/?r/y//p/?/?/so/v 

SffEET  a'*  r/S£  M CP  77 OP/  OfPfPPf  OF  f/f/STJT 
4*0  /VO pro  DPFF/OOP  ST. 

DEC.  FES.  /VS  207-  /9// 


*«//%« 


Bom  f ring  Bros  &Miuarii 

'**£&  agyjVf  ' - - #*£  - - i ■ ? '2*=# 5 --*  - 

WmiMMt  flMJttms  & IMI'IMIWS 


WM  h MnEU.EMNQ, 

HENRY  E MUEI.I.EHIN1;, 

HOUr  MII.I.AHII 


A. H. PERFECT,  Prest. 


H.H.EAVEY,  FfrstVIcc  Preat. 


T.G. PERFECT,  Second VieePrest. 


H. A. PERFECT,  Secy.ScTreas. 


Wholesale  Grocers. 

134-136  Columbia  St.  Mar*  7,  1911 

10:30  A. M. 


Board  of*  Public  Forks, 


Git 


Gentlemen: 

Tli is  is  to  request  that  you  remove  our  name  from  the  peti- 
tion of  the  L.S.&  M.  s.  Ry.  , being  application  for  the  granting  of 
new  right  of  way  for  their  freight  house,  as  we  had  not  properly 
understood  the  condition  that  it  would  lea^e  the  streets  in  there 


as  presented  b^r  the  property  owners* 
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Yours  trulv , 

•A.  HI  Prfjsct  it  Co. 
By 


Board  of  Public?  Works, 
C i t,  y. 

Gentlemen 


Sometime  since  we  signed  a petition  for  the  Lake  shore 


P.  P.  Co.  We  are  now  advised  if  this  petition  is  granted  it  will  mean 
the  closing  of  Harrison  St.  If  this  is  so  we  desire  to  withdraw  our 


names  from  this  petition. 


vours  truly,  n 


PM-PPC 


.tr.e.et...  as..  .p.e.tl.t.i.Qn/^C  o.r..hy... the  Lake 


-tion  -of  ..Worth... Harris.  o.n 


Railroad. 


estate  fronting  on .Worth  Harrison  Street ..  f jrnm, 

First.  Street . Worth.  and  Yigihityxac 

respeotfully  remonstrate  against  the  passage  of  a resolution  providing  for  the  changing  ancL.rfi.lo- 
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Fort  W ayne, 180 If- 

TO  THE  HOARD  OF  PUBLIC  WORKS  OF  THE  CITY  OF  FORT  WAYNE: 

Gentlemen, : 

The  undersigned,  owners  of  real 

estate  fronting  on... from, 

to 

respectfully  remonstrate  against  the  passage  of  a resolution  providing  for  
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ARCHER.  HOUSH  & CO.,  FT.  WAYNE,  IND. 


STATE  OF  INDIANA,  J 

} SB  ' 

CcJNTY  OF  ALLEN,  } 


BEFORE  THE  BOARD  OF  PUBLIC  WORKS  OF 
THE  CITY  OF  FORT  WAYNE. 

IN  THE  MATTER  OF  A PROPOSED  CHANGE  5 
IN  STREET  AT  THE  INTERSECTION 
OF  FIRST  AND  NORTH  HARRISON  STREETS.  1 

TO  THE  HONORABLE  BOARD  OF  PUBLIC  WORKS  OF 

■ THE  CITY  OF  FORT  WAYNE: 

The  undersigned,  consignors  and  consignees  of 

freight  over  the  Lake  Shore  & Michigan  Southern  Railway 

Company  to  and  from  the  city  of  Fort  Wayne,  and  Business  men 

interested  in  the  development  and  Building  up  of  said  city, 

respectfully  represent  to  your  HonoraBle  Board  that  said 

railroad  is  a Branch  of  one  of  the  principal  railroads  of  the 

country,  and  is  of  vast  interest  and  importance  to  the  city  of 

Fort  Wayne  in  the  transportation  of  passengers  and  freight; 

that  its  present  facilities  for  handling  tne  freight  received 

and  snipped  By  it  is  totally  inadequate  to  the  demands  of  said 

tda£  tJh,  ^ cd  4-AahX 

Company  and  tiie  puBlic^;  that  said  Company  desires  to  erect 

a new  freight  house  and  improve  and  extend  its  shipping 

facilities  in  the  city,  and  to  make  it  adequate  to  accommodate 

the  public  and  the  Business  done  at  said  station;  that  the 

junction  of  First  and  North  Harrison  Streets  and  said  railroad, 

in  the  vicinity  where  the  freignt  house  is  now  located,  is  tiie 

Only  convenient  and  proper  place  for  tiie  location  of  its  freight 

house  for  tiie  accommodation  of  tiie  public;  that  tiie  freight 
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house  and.  shipping  facilities  can  only  he  enlarged  and 
improved  hy  the  vacation  of  a portion  of  said  streets  at  said 
junction;  that  the  vacation  of  tile  same  and  the  changing  of 
the  connection  of  said  streets  hy  a street  diagonally  across 
lots  69  and  70  owned  hy  said  Company,  as  desired  hy  said 
Company,  would  afford  it  facilities  for  the  building  of  a new 
freight  house  and  the  handling  of  freight  at  said  point,  and 
would  he  accessible  and  beneficial  to  the  public;  that  said 
Company  will  petition  your  hoard  to  make  said  change  in  the 
streets,  and  that  it  will,  at  its  own  expense,  put  the  new 
portion  of  said  street  in  as  good  condition  as  the  old;  that 
it  will  put  a six  foot  cement  sidewalk  on  the  West  side  there- 
of and  change  all  water  mains  end  gas  mains  and  sewers  now 
located  along  said  First  and  North  Harrison  Streets  to  the 
new  and  proposed  street,  in  as  good  condition  as  tiie  same  now 
are,  free  from  all  expense  whatever  to  the  city. 

Your  petitioners  further  represent  and  show  that 
such  change  in  said  streets  is  a matter  of  public  necessity; 
that  it  will  afford  accommodations  to  shippers  and  receivers 
of  freight  and  he  of  great  and  permanent  benefit  to  the  city, 
and  will  not  be  detrimental  to  the  public  interests  or  property 
owners  in  the  vicinity  of  said  change,  but  on  the  contrary  will 
be  beneficial;  that  the  portion  of  the  city  East  of  Cass  Street 
and  West  of  the  railroad  is  so  situated  as  not  to  be  suscep- 
tible of  future  growth  and  improvement,  a large  portion  of  which 
is  occupied  by  the  railroad  company  with  its  yards,  round 
house  and  tracks;  that  if  the  portion  of  said  city,  lying  to 
the  North  and  West  of  the  junction  of  said  streets  and  the 
railroad,  should  at  any  time  require  another  street  affording 
an  outlet  to  the  main  business  portion  of  said  city,  that  the 
cheapest,  most  feasible  and  best  outlet  that  could  be  had  from 
that  section  of  the  city  is  by  an  extension  of  Second  Street, 
crossing  ti)e  right  of  way  of  said  railroad  where  there  is  but 
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one  track,  and  across  St.  Mary’s  river  and  connect  with 
Calhoun  Street,  tiie  main  "business  street  of  the  city;  that  tiie 
public  interests  of  the  city  of  Fort  "Wayne  demand  ample  and 
convenient  shipping  accommodations,  which  can  only  "be  accom- 
plished by  granting  reasonable  facilities  for  terminal  and 
freight  purposes,  and,  we  believe  it  to  be  tne  duty  of  the 
Board,  in  this  case,  to  grant  the  changes  requested  and  desired 


by  the  Lake  Shore  & Michigan  Southern  Bailway  Company. 
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